STATINTL 

STATINTL 


Appybved F <jr R e l ease 2 0 0E/ 0 6H 3 T C l A- RDPS'l B008 78 R0006 0 0 0 1 0 1 2 9 -8 


Lockheed Aircraft Corp, 


DATE 


L-9-59 


NAME OF MAJOR COMPONENT 

Airplane 


ENGINEERING STUDY 
CHANGE PROPOSAL 


□ 


1AC 


- 23 


AFFECTS t 


WSPO (X] 


PROJECT 


□ 


PART OR LOWEST SUBASSEMBLY 

Circuit Breaker 


PART NO. & MODEL OR TYPE 
M500-10 


TITLE OF PROPOSAL 


Seal Heater Circuit Breaker 


NATURE OF PROPOSAL: 


Replace 1QA Circuit' Breaker (M 500-10) with 15A Circuit Breaker (M500-15) in 
iHeater Circuit* See Service Bulletin 385* 


REASON FOR PROPOSAL 

Replacement of Seal Heater by SB 307 requires larger Circuit Breaker to 
carry load. 


ES 


CP 


ESTIMATED COST AND TIME INVOLVED 
ADDITIONAL FUNDING REQUIRED *. - 


ESTIMATED COST FOR KITS OR PARTS : $8*00 each 

ADDITIONAL FUNDING REQUIRED ; None (SP-1917) 


ITEMS AFFECTED BY PROPOSAL : 


SAFETY 

MISSION 

EFFEC- 

TIVENESS 

PERFORM- 

ANCE 

OPERATING 

PROCEDURE 

INTER- 

CHANGE- 

ABILITY 

WEIGHT OR 
WEIGHT l 
BALANCE 

TOOLS & 
SUPPORT 
EQUIPMENT 

MAINTE- 

NANCE 

PROCEDURE 

SERVICE 

LIFE 

FLIGHT 

MANUAL 

MAINTE- 

NANCE 

MANUAL 

□ 

□ 

□ 

□ 

□ 

□ 

□ 

□ 

m 

n 

□ 


EST. MAN/HRS. REQ'D. TO ACCOMPLISH CHANGE IN FIELD 


SOURCE OF PARTS FOR KIT 

LAC 


■ AVAILABILITY 


WECKS AfTC R APP R OVAL 


Kits shipped 3-21-59 


DISPOSITION OF SPARES AFFECTED 

None 
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INITIATED BY : 

LAC 


SP-E-1A 
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